Posting Report 
CD 14 04-09-19 


On 04-09-19, ECI E. Ferreira, Jazmine Saucedo, and Rachel Camacho 
conducted homeless encampment surveys and posted areas for clean-up on 
April 11**, 2019 to start at 8:00 AM. All locations were posted on both sides 
of the street and adjoining blocks when applicable. Additional photographs 
were taken throughout the survey and not are included in this report. 


On April 115", 2019, the following resources will be required to conduct the 
clean-up: 1 WPD team, 1 LASAN Solids team, 1 Clean Harbors Environmental 
Services team. 


Location 1 
8 Postings; PIMS#: 53842 


We arrived at the site at 8:30 am to begin posting to find 7 HE’s, located 
underneath the 2 freeway. The clean-up is estimated to take 2.5 hours. The 
only consideration to make would be setting up where the solid trucks will 
drive up along the busy street. Perferably ask LAPD for traffic assistance 
when conducting the clean-up. The bulk of the clean-up is in the photo 
below. 


7 HE is located near 7447 N. Figueroa St., 90041 (Both Sidewalks). 


Page lof 5 


Location 2 


Authorization#: 190211011 
6 Postings; PIMS#: 53851 


We arrived at the site at 9:00 am to begin posting to find 1 HE’s, located 
near the corner of York Blvd on N. Ave 53. The clean-up is estimated to take 
0.5 hours. 


1 HE is located near 1258 N. AVE 53, 90042 (Sidewalk). 
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Location 3 


Authorization#: 190221007 
10 Postings; PIMS#: 53854 


We arrived at the site at 9:30 am to begin posting to find 1 HE’s, located 
near the corner of York Blvd on N. Ave 63. The clean-up is estimated to take 
0.5 hours. 


1 HE is located near 120 N. AVE 63, 90042 (Sidewalk). 
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Location 4 
8 Postings; PIMS#: 53856 


We arrived at the site at 10:00 am to begin posting to find 3 HE’s located 
near the side road named Marmion Way adjacent to N. Figueroa St. The 
clean-up is estimated to take 1.5 hours. 


3 HE is located near 6196 N. Figueroa St., 90042 (Sidewalk). 
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